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CONFIDENTIAL FLORENCE 0478 

E.O. 11652: GDS 
TAGS: ASEC 

SUBJECT: SECURITY IMPROVEMENTS FOR CONSULATE 
REF: (A) STATE 165558; (B) STATE 271528 

1. THIS MESSAGE SUBMITTED IN CONFORMITY WITH REF.B. REF. A AUTHORIZ- 
ED SERVICES OF ARCHITECT TO PREPARE CONCEPTUAL PLANS FOR MODIFI- 
CATIONS TO OFFICE SPACE, WHICH IS ON GROUND FLOOR AND NOW REACHED 
DIRECTLY FROM STREET. DETAILED SPECIFICATIONS AND COST ESTIMATES 
HAVE NOW BEEN MADE. FULL DETAILS HAVE BEEN SUMITTED TO EMBASSY 
ROME FOR APPROPRIATE REVIEW BY RSO AND GSO WHO HAVE ALSO 
VISITED CONSULATE AND DISCUSSED PLANS WITH CONSUL GENERAL, PSO 
AND CONTRACTOR. 

2. DETAILS IN SUMMARY ARE: 
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HALL AND WAITING ROOMS TO IMPROVE SECURITY BY PLACING EMPLOYEES 
BEHIND BULLET PROOF GLASS AND WIRE SCREENING. CURRENT OPEN 
ACCESS TO STAFF APARTMENTS ABOVE OFFICE WILL BE CONTROLLED 
BY INSTALLATION OF DOOR IN BACK HALLWAY AND CLOSING OFFICE TO 
ALL BUT VETTED TRAFFIC. 

B. LOBBY CONTROLS AND EQUIPMENT: FOR FIRST TIME PUBLIC ACCESS 
WILL BE CONTROLLED IN OUTER WAITING ROOM (TO BE CONSTRUCTED) 

BY PLACING RECEPTIONIST BEHIND BULLET PROOF GLASS. RECEPTIONIST 
WILL HAVE REMOTE CONTROL OVER ACCESS TO CONSULAR WAITING ROOM 
AND NON-CONSULAR OFFICE SPACE. NOTARY ASSISTANT (WHOSE OFFICE 
IS IN CONSULAR WAITING ROOM) WILL BE ENCLOSED BEHIND BULLET 
PROOF GLASS AND WIRE SCREENING. ACCESS FROM CONSULAR WAITING 
ROOM TO REST OF OFFICE WILL BE THROUGH LOCKED DOOR OPENED ONLY 
TO ALLOW EMPLOYEE TO ACCOMPANY VISITOR TO WORK AREA. 

3. ESTIMATED COST (ESTIMATE VALID TO MARCH 10, 1976) 16 MILLION 
LIRE (DOLS 23,500). GORDON 

UNQUOTE KISSINGER 
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